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BILL NO. cap AE 
SPECIAL ORDINANCE NO. sO IK 


AN ORDINANCE approving Change 

Order No. 1 for Res. 6046-86, 

1986 Resurfacing Program 

- 2nd Package, with S. E. 

JOHNSON COMPANY in connection 

with the “Board QË: Public 

Works and Safety of the City 

of Fort Wayne, Indiana. 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION. . Li That Change Order No. 1 for Res. 

6046-86, 1986 Resurfacing Program - 2nd Package, with S. 
E. Johnson Company in connection with the Board of Public 
Works and Safety, for: 

this Change Order is necessary 

because of the following: 

to show a reflection of quantities 

used to complete the contract 

and to add the items of 9" 

Concrete Drive, 4'' Concrete 


Sidewalk, 7" Concrete Alley 
and paved side ditch to contract; 


involving a net decrease of Seventy-Five Thousand, Four 
Hundred Eighty-Four and 71/100 Dollars ($753484.. 71), alias 
more particularly set forth in the specifications, and 
vhich is on file vith the Office of the Board of Public 
Works and Safety and is by reference incorporated herein, 
made a part hereof, and is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full 
force and effect from and after its passage and any and 


all necessary approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 


Jo wan. IU Banc 
J. Timothy McCaulay,2City Attorney 

















i 7-2/7-29 
CHANGE ORDER 
M2 of 3 

Change Order No. : Resolution No. ^ 6046-86 

Project No. Board Order No. 156-86 

Name of Project [986 Resurfacing Program - 2nd Package Date OT Operas 

Oe 
To: S.E. Johnson Co. 
(Contractor) 
Gentlemen: 


You are hereby requested to compl 
specifications: 


Descriptio 
Mate 


y with the following changes from the contract plans and 


n of Change Change in Contract Price 


rial Unit Price 


SEE ATTACHED SHEET 





Total Decrease 





| 
' Total Increase i 
| 


Net (Decrease) kkaeraasx) Contract Price 1$75 484.71 | 


| 
| 
| $23,224.86 
| 


The: Sum of $ 75.484. 71 is hereby (asxkatxko) (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price 


ST eet ot 


Current Contract Price Adjusted by Previous Change Order $ |  ----—- 
New Contract Price Including this Change Order $ 470,076.69 


The time provided for completion in the contract for this project is (unchanged) (increased) 
(decreased) by is ars calendar days due to this Change Order. The date for completion 


of all work shall be Same 
amendment to the contract and all 





Recommended by: 





. Furthermore, this document shall become an 
prowisions of the contract shall apply hereto. 


247 En ineer) Date /-/3 -E82 





i j ! i ~ 
Accepted by: Noc See Zi Contractor Date [-18-8 


( ad A 
Approved by: e ci 7 4 ity. Engineer Date l- Be "i 


Approved by: 
Y ty TË 
eU 


ress 


1 


Attested by: 





Ovner) Date 1-20-55 


Date /-2 0-5 $ 


Change Order No. 1 
Resolution No. DUAR 


Board Order No. 156-86 
REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To show a reflection of quantities used to complete the 
contract and to add the items of 9" Concrete Drive, 4" Concrete Sidewalk, 


7" Concrete Alley and paved side ditch to contract. 


eee 
CŘ 
CŘ rmm 





SSS 
CŘ 


Will proposed change alter size of the project? Yes No! -Xx 


If yes, explain: 
een E E E 


——9 $$ $€ CI. eee 


Affect on operation and maintenance cost of this project: NONE 








Jeff Grogg, Project Engineer 








dr 














(^ 






























| 000$ VS OO të nd ea 






1 00704 | 02°83 ETA 


Ü 





el i0 


i 00708 | 02607 i 0C'bO? 


ET d 9i 


LOURPTP i 0982, i Gerte ae 





b'bibsii pIvo 


| Qi rb | j'Sl0UL i do'o vë 96901 





1007099 68. i QQ'SEbL 1 did sl i Q0 STI i 
epa sina CELA EPIS ees ee T ee EIE m 
i 


QUSE Rm: QUOS rou FUS SS 


009TH TE 1 OO" P7GT i 02'0 FU Pb. dag CLE OE c his 


1 i 1 


Sie 5  EM 


Q0" BI | 08 | 08 

























DAAD ZE 1 GO'VOZL — 1 QU'QQGR 


















Q0'0088 — 1| 09'006 i 0070 









90'0981 i? E 


Q0'Q 


1 09 00b eL$ 








1 Out 


00005” 








00' 0084 





M ac te a 


i i D 


Q0'04£ i 6 i? 


SS SS SIS 
1 D i 


(SUC | CV9TL 1 887 


Q8 es 5s 





00'Gër TË 1 Q0'Oizi 


1 00'8098 1 221191 











TARA | BZ':99 | S.a 


i KO 1 CLU i 00'0 i be Cop 1 SUL + Sh'Z91 1 Ole 


i 00°S2b'1b i COCB0HT 














i CL u gia 
eme nëse d shan nese 
i i 


Qu i Batol; 


QU RUM NE 
i 


a'zoli 


6l'biohe 1 OR 9C | Lo” SLyri 


00'890'C$ | 009892 








100° OL0'18 1 00°O 





OOOO HZS | 90 Zhibë 























QL'£91' 198 1 Si '9ObUL 








OL bar 8014: OG'aviLU 


1 
D 


CRT RAN TTA 








108" v55'68$ ; T3 69165 


900 (QUT | LBE9IZ 1 BSGOT 










CERCLE i 








QQ'TiL8z 


OOsOLET 1 007L i 1155 


i Q0 Cc 165 








199 i 33e38ONI | 35638330 | (ti i i 


| 30144 0 INIDO 1 SAN 
3INYHI 1 LINN i WALGW i NV 








Po a Sek . Ait 
ACE ISDN e ËR GOJËS ^ m 
i elem t S ! 














38-?51:0'd 


019Uu1NUJ 26-9907 “ON '53u 
































AIT "ON ali “SE ~ 





i AWN3UIS "SWIG ab; 





BATH ONGD s a ^ 
i orate. 
Hau] MGjjë Dislaj) SEQ “Qi esi — CI 








ub cH 


iqüié , vaj dad “Gj 3-3^&g sëjiqi 


ve 


apeig 





ET, 








Js S, H 











i (GJËLj vi a3a[0022) Sjalti “PIS: — "LI 








18JELJ Uf ajejdeajj,g adty 'J'a'di — V3I 





i daserj ul 33[002],5, d^) 





i " HpSAD Gang; sl 
i p 84 


i TexGusy Gang; — "yl 


1 i 
D i 









i iB 4282) 4 yit CI 





jase] 8104 4977 '200) PIG arcuay, “ZI 


| (duey’[2uy) S3 (EMBU 1M 430407- 3i cH 








q7000MeIÓlLI------ P 
i D 


| STEN GJEJQANJ 2,324200] “PË Loti “OI 











! Tëndusj dje j102): SE 
i (pajtedbeogi TTT 
Pëliogjavojs paysnig ishi 'd 


' n 








JOLJEAPIKJ LOW); 


“L 








SHEJT du “I'U hi A 


33tjahis Z-Y “OW hi E 


Ree et HE qur 


i 
i 


Jëdyjg Ajijuëng IEDpIAIQU] aag, 7 7 
butavejd pjoj juara^eg; e 








WAGW3d IN343Addi I 









i i "ON 


i WNW ‘WT -3 





S134 Nd 15903 12U31NQJ 





“asod ONE 9IQUduna38 986l:12300ia 





D 


O 











q i i 


| QV 18 SHOH: 02 30 05841 FB VEZ CCS LAS ooL' abs | 18018101 


TL'kae'Gi$ i 00708 i 3008 i Sc e8e BLE i 13)8383331IC 











a 




















"a 









- 


” Read the first time in full and on motion by e SY E 
seconded by ae ; and ds 72 23327722 second time by 
title and referred to the Committee on (and the 
City Plan Commission for recommendation) and Public Hearing to be ld after 
due legal notice, at the Council El suu EAE e 


Fort Wayne, Indiana, on , the , day 


of , l9 roat cop ca “MM, BSS ot. 
ja hermed 


DATED: Ar A 
SANDRA E. KENNEDY, CITY CLERK 


Read the thir e in full and on motion by DET DE T ; 
seconded by ors , and duly adopted, placed on its . 
passage. PASSED E@SR by the following vote: 











AYES NAYS ABSTAINED ABSENT 


TOTAL VOTES | / 


BRADBURY 
BURNS 
GiaQUINTA 
HENRY 
LONG 

REDD 
SCHMIDT 
STIER 


TALARICO 


DATED: 





Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as ( 






(SPECIAL) (ZONING MAP) "^  RESOBUTION NO. 


on the eI heck day of 


/ f 


g H ATTEST meee 
VOU Oy ays a ean A D cq TT 


SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER A 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


SANDRA E. KENNEDY, CITY CLERK 











the i e day of 


f 
at the hour of //- gO o'clock 





Approved and signed by me this ZN day of a ; 
19 UR. at the hour of 2.00 o'clock ? IMOSESSIT. 


WL 


PAUL HELMKE, MAYOR 





: Admn. Anpr.' 





TLE OF ORDINA Approving Change Order 41 for Res. 6046-86, 1986 Resur 
TITLE OF ORDINANCE Eel —2rnd-Package — SCENES ES uiae ca 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OF ORDINANCE- Change Order £1 for Res. 6046-86, 1986 Resurfacing 
encase zand Package, is necessary to show a reflection of 
quantities used to complete the contract and to add the items 
of 9" Concrete Drive, 4" Concrete Sidewalk, 7" Concrete Alley 
and paved side ditch to contract. S. E. Johnson Company is 


the Contractor. 


vp om Er r1 gu. oan Ca ee 
<J- Lh -0,2-08 


ST es TT IE. WR 
UU a AR mM EET cM I E EE CU iP a es MUR Rua bn ns 


"xc aa a a EA CNN CASE re ee ee x 
Te TITEL a EN IXEEINNT TV mM Ur a a ce 
EFFECT OF PASSAGE To facilitate completion of project. 
Se apes oe Sica EE e cuu LLLI EE QU LV Lor s co no (^ lU MN 
CHILE. MEL E D CM LA ALL TS MN NE CUT T IESU ecc dt MEN 
EFFECT OF NON-PASSAGE 

Ep. 2 rcr t MRNA LUI M MUERE E 
E e LUE MIN, ae a Oe ee E 
rpm c a d cu eu ea 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease $75,484.71 


i rr QURE UM UN, vo PEUT DERE. MER ee ee. ICE 


ASSIGNED TO COMMITTEE 
eR ee E 


T QEGUNNEUTMU. TIME qu TEE HE UE reae eS i DNI E O A 


BILL NO. 5-88-02-08 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOLUDLON) __ approving Change Order 


No. 1 for Res. 6046-86, 1986 Resurfacing Program - 2nd 
Package, with S.E. JOHONSON COMPANY in connection with the 
Board of Public Works and Safety of the City of Fort Wayne, 


Indiana 








HAVE HAD SAID (ORDINANCE) (RESOXUTIONY UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 
(ORDINANCE)  (RÉSODUDDONj 


YES NO 





JAMES S. STIER 


ET G. BRADBURY 


CONCURRED IN cg eI. 





| mr 


Sandra E. Kennedy 
City Clerk 





